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Message Text 



UNCLASSIFIED 

PAGE 01 LIBREV 00820 291237Z 
47 

ACTION AID-59 

INFO OCT-01 AF-10 ISO-OO EB-11 L-03 IGA-02 RSC-01 DRC-01 
/088 W 

086309 

O R 291216Z JUN 74 

FM AMEMBASSY LIBREVILLE 

TO AMEMBASSY ABIDJAN IMMEDIATE 

SECSTATE WASHDC 5556 

USDOC WASHDC 

INFO AMEMBASSY YAOUNDE 

UNCLAS LIBREVILLE 0820 

ABIDJAN FOR REDSO 

COMMERCE FOR STEPHEN M. CONGER 

YAOUNDE FOR RDO 

E.O. 11652: N/A 
TAGS: BEXP, ETRN, GB 

SUBJ: TRANSGABON RAILROAD BID REVIEW 
REF: LIBREVILLE 816 

1. OCTRA INFORMED EMBASSY THAT THERE WILL BE A BID 
"OPENING" SESSION ON JULY 1 AS EARLIER SCHEDULED. 

QUITE POSSIBLY THIS WILL BE LARGELY CEREMONIAL EVENT 
WITH BIDS ACTUALLY BEING OPENED AT A LATER DATE. 

FINAL DECISION ON WHETHER JULY 1 MEETING WILL BE A 
MERELY CEREMONIAL OR A FULL BID OPENING SESSION 
WILL PROBABLY BE TAKEN BY PRESIDENT BONGO TODAY. 

2. OCTRA IS RECOMMENDING JULY 15 DATE FOR ACTUAL 
OPENING BUT BONGO MAY WELL DECIDE TO KEEP TO SCHEDULED 
DATE. IN ANY CASE. ACCORDING TO OCTRA SOURCE, 

BIDS (FOR LOGS 2, 6. 7, 8 AND 9) DATED ON OR BEFORE 
JUNE 28 AND POSSIBLY A LATER DATE WILL BE ACCEPTED. 

3. EVEN IF JULY 1 DATE FOR OPENING BIDS IS KEPT. THE 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 LIBREV 00820 291237Z 

STUDY OF THE DOSSIERS WILL NOT START BEFORE THE MIDDLE 
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OF THE WEEK THUS DO NOT BELIEVE IT ESSENTIAL THAT 
BERGIER BE HERE JULY 1. 

4. AS SOON AS WE HAVE FURTHER DEFINITE INFORMATION 
WE WILL INFORM ADDRESSEES. MCKESSON 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, RAILROADS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 29 JUN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974LIBREV00820 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 73-0376 
From: LIBREVILLE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974061 /aaaaaara. tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: LIBREVILLE 816 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 JUN 2002 by phillir0>; APPROVED <14 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: TRANSGABON RAILROAD BID REVIEW 
TAGS: BEXP, ETRN, GB 
To: ABIDJAN COM 
Type: TE 
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